BILL NO. 8-72-02-^y 

SPECIAL ORDINANCE NO. S- fS* -7 3— 

AN ORDINANCE approving Change Order No.. 1 with 
Hips kind Asphalt Corporation in connection with 
Street Improvement Resolution No. 5 601-197 1, 
improving Reed Road. 

BE IT 'ORDAINED BY THE COMMON COUNCIL OS’ THE CITY OF FORT . 
WAYNE , INDIANA? 

SECTION 1. That Change Order No.. 1, with Hipskind 
Asphalt Corporation, in connection with Street Improvement 
Resolution No. a| 01-1971, to improve Reed Road from the 
South property line of Lake Avenue to the south pavement 
edge of State Boulevard, for a total cost of $690.10., is 
hereby in all things ratified, confirmed and approved. 

SECTION 2.. This Ordinance shall be in full force and 
effect from and after its passage and approval by the Mayor. 
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Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as 
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Approved and signed by me this _____ day of 
at the hour of _________ o'clock .M. ,E.S.T. 
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Bill No. S-72-02-0A 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 

We, your Committee on Public Works to whom was referred an Ordinance 

approving' Change Order No. 1 with Hipskind Asphalt Corporation in connection 

with Street — _ 


have had said Ordinance under conspieration and beg leave to report back to the Common 


Council that said Ordinance 
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February 2 a 1972 


Hr. David B. Keller 

1310 Anthony Wayne Bank Building 

Fort Wayne, Indiana 46802 

Dear Hr, Keller: 

Fleas© prepare an ordinance to be introduced in the Common Council 
Tuesday, February 8, 1972 for the following: 

CHANGE ORDER NO, 1 for Hips kind Asphalt Corporation, covering work 
performed on Street Improvement Resolution No. 5601-1971 » improving 
Reed Road from the south property line of Lake Avenue to the south 
pavement edge of State Boulevard, This Change Order covers additional 
items in the amount of $3,879,15 and deducts $2,888,75 from the 
contract price, leaving a net amount of $690,40 added to the contract 
price. 


Yours truly. 


Derry 0, Boswell 
Ronald L. Bonar 
William 6. Williams 
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